
MKIIKAN UNIVERSITY OJ ENGINEERING & TECHNOLOGY, 
SHAHEED Z.A HHl l l O CAMPUS KHAIKTUK MIR S 
Phone No. 0243-92803 14 


No. PD/M U ET/K H P/-446 
Dated: 14-10-2016 


Mu n ager ( Refo r ms ) 

Sinilli Public Procurement Regulatory Authority, 
Government of Sindh, 

Barrack 8 Secretariat 4A 
Court Road, Karachi, 


Subject: PRK-Ol) VUFICATION OF CONTRACTORS FOR THE YEAR 2016-17 AND 

2017 -18 AT MEET, SHAHEED Z.A BHUTTO CAM PCS KHAIRPUR Ml ICS. 

Reference: IN IT. No PIJ/IVtlfET/KHP/~3l9 Dated 30-06-2016 & Corrigendum No.PI>/MLIET/KHP/-327 dated: 17- 

07-2016 & SPPRA Sr.No.29534 


As per rule 45, of SPPRA rules 2010 and amended 2013, the evaluation sheet (Original) 


containing marking/ evaluation of each contractor as per criteria mentioned in the issued pre- 
qualification documents. Copy of notification of Procurement Committee, Copies of Newspapers 
Clipping, Copy of Attendance Sheet of Procurement committee & Contractors, List of B ids issued and 
received back duly filled and copy of minutes signed by procurement committee are sent here for 
hoisting on SPPRA website. The printed as well soft copies on CD of the evaluation report for pre- 
qualification of contractors are enclosed herewith. 

Your earliest response will highly be appreciated please. * 


1, fhe Depul\ Director ICPC MULT, Shaheed Z.A Bhutto Campus Khairpur Mir T s. He is 
requested to upload the evaluation report of pre-qualified contractors on MUET. Shaheed Z.A 
Bhutto Campus website. 

2. The Secretary to Pro- Vice Chancellor, MUET, SZAB Campus Khairpur Mifs. 



PROJECT DIRECTOR 


C.C to: 


RCC Consultants 




Qualified for Bu«3mg wdrta c?nki? 






T 


M K I i k AM UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SttAUKKO ZLTJTOUAR AL1 BHUTTO CAMPUS, KHAIRPUR MIRS 

No,MUEJ7S2AB/KHP-C/AR{Estt:)/79 
Dated: 01-02-2016 

NOTIFICATION 


li is notified [or the general information of all concerned that with the approval of the competent 
authority and in fulfillment of the requirement of Rule No r 7 ofSPPRA Rules 2010* the Pro- Vice 
Chancellor M eh ran University of Engineering & Technology, Shahccd Zulfiqar AN Bhutto Campus 
Khan pur Mir A has been pleased to re-const i lute ihc k Procurement Committee" for the procurement 
ol furniture fixtures / Works / Goods/ for various Buildings of MUTT. Shaheed Z.A Bhutto 
C ampus K hah pur MiCs, due to recently retirement of Mr. Riaz Ahmed Ariarn Associate 
Prolcs$or( External Member) from his services from Government College of Technology, Khairpur 
Mil 's. I he name of Mr. Ghulam Mujtaba Abbasi, Executive Engineer (Electrical), SALU Khairpur 
Mir’s has been .recommended by Project Director 

T he ryvised Committee is consisting oft he folio wing: - 


t|/T-ngr. Sajjad Hussain Memon 
Project Director 


Convener 


2. Mir Sajjad I Lussatn Till pur 

Principal P7TI/GCT, Khairpur Mir » 

f | n - c barge C ha i n n a n of con ee rn e d Depa rt m c n t 

4. Mr Ghulam Mujlaba Abbasi 
Executive Imgmcer (Electrical) 

SAIAi Khairpur Mir 7 s 

v Divisional forest OlTicer Khairpur 


External Member 


Member 

External Member 


I sternal Member 


6 Mr Wuqas AM Channa Member 

Deputy Director finance 
MU Iff. SZAB, Campus, Khairpur Mir's 

7. Engr Naveed AM Brohi Secrctary/Mcmber 

Assistant Engineer (Electrical) 






TERMS OF REFERENCE OF THE COMMITTEE: 

i 

T Preparing Bidding Documents 

If Carrying out technical as well as financial evaluation of the bids* 

Ilf Preparing evaluation report as provided in Rule 45. 

IV Making recommendations for the award of contract to the competent authority. 
V. Perform any other function ancillary and incidental to the above. 






I 





MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHANKED ZULFIQAR Al.I BIIUT I t), CAM1HIS KIIAIRPl K MIR'S 

I -limit pm if imiclkhji alii pk (I1243-‘)2SII3 12-13, 112 13-92K01I23 Cell 0332-391 ttrfWit 

L)ati;d:atf-"o>Z e 


l-t 


Public Relation Officer DAWN MONDAY JULY 4, 2016 



Mehran University of Engineering 8 Technology 

Shaheed Zulfiqar Ali Bhutto Campus, Khairpur Mir s' 


'SAY MO TO CORRUPTION" 


NOTICE INVITING TENDER FOR 
PRE-QUALIFICATION Of CONTRACTORS 


I n\ sche m^s^fro rn ve r nmern o°f S?ndh h |nd Campus, Khairpur Mir's has received funds for 


Name of Projects/Sche me/Work 


jnlversffyol^eg^'oZEngmeering'an^T^no^og^'i^alZpu y^ Mehran 

Of 


Sanctioned 

Status 

998.290 IM) 

Running 

847.728 |U| 

Running 

693.546 IM) 

New 


SlXss - ■ — — " 

criteria for the following r eSpe ^ e oateg^ies; 5 /'^ reputed Contradtors/Firms are Invited as per following eligibility 

Category 01 f For sin a ii . 


Gove tan ^ n ?' r r e | rin ? 1 CoiJncil ' n Category C-06 inThn etevanf field ^'h relevant tax authorities, license holders of 
Government of Sindh for Sukkur region for electrical works only ' whereas valld registration of Electric Inspector, 

Pakis^n^r^neeri^^ou™ i| fl jn'?*te^o^C^5 'in^the mlevaot r f1* 'w' "h* 1 h t3x authorities, license holders of 

Government of Sntffi for Sukkur whereas vaiid registration of Electric Inspector. 

Catagory 03(For Large works): Firms h.vinn „.iia L_ . ... . 


vvwilvm it i uattryur _ 

for Sukkur region for electrical^ works only'* 

I Vo “ S 5k ku r ?lg1oo % r^l^rtc^ Wwks1>n* wher « a ^a«^«S*«ra«2n e of 

! (!) Cjvif VVor ks/Buildings. 

(ii) W' 0U * , S !f den ? ic ' al * ad facI,i,ies a n d residential buildings etc.) 

txternal Development, 

(Roads, WATER SUPPLY & DRAINAGE etc.) 

fiiil Electrical Works, 

safe i 

or ?f n h^rT^T M ! r ? and ma V be submitted on any working dTexTem Shaheed ZA Bhutto 
or can be downloaded from SPPRA website i e ,he , lastda V of submission of applications 

wwwjnuetfchp edu pk on the payment front 04.07-2016 to 18 P oWn^fi=°d Pk |[ a i? we , 11 as frDnl authority's site 
I r?;.? P . m ?<? d same Wl11 be opened on the same dav ,? s'??™ d Wll( ^ subm,tted on 13-07-2036 upto 
throun F ots/Supphers/representatives, who so ever wifi be ores^nt^MhatTimp n bove offlcG in P™ s enca of the 
through courier service on the written reauast for which 1 f i ■ » m S' Docu merits can also be dispatched 

However under no circumstances 500/- will be borne by the applicam 

de^'l a re s Ti rflfd a°^ a ny u nfo res ee n situation resulting fnTlMUra of Office on°toe Vt® or . loss of documents so 
declares Holiday the tender shall be submitted/opened n n The B .° i?- h 6 d ? te nf opening or if Government 

Any conditional or un -accompanied of the earnest money tender wi^n^t br^nlide^L^Vm!, V™ & venue 

The applications so far received shall be cateonrired I " d r6d ,n the com P®trtion 


The application s sofa rrece^edsha It becatTao ^ ™ >nav ’ *“** *« "« ba considered In the ZZm* ^ 
relevant fields. The pre-qualified contractoiStt ,0 ,heir credentials/experience in the 

D^f- P ™ i l ri,1 ®. A ^ enc V roservea the riqht to relent anu n, ail ut_f_ l- . . 


The - oworstiirms will be invited to bid. KC 

Ru '®> 2010 and may cancet theVidd ing pro ce'sl^t 21,' b .' dss ubiect to relevant provisions of SPP 
under Rule-25 of said Rules. 9 proce8S at a "V time prior to the acceptance of s bid or proposal 


Phone # 0243-9280314 


PROJECT DIRECTOR B 



MEHRAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SlIAIIKKl) ZULFIQAR AU BHUTTO, CAMPUS KMA1RPI R MIR'S 

I .-mail: pro u muolklip L'du pk <024 12-13. I'ii.\ 1)2*1 3 -‘00112 3 C'dl I1332-39(X>SW>.) 


Ret': 
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Public Relation Officer 
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'SAY MO TO CORRUPTION' 
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M EH KAN UNIVERSITY OF ENGINEERING & TECHNOLOGY, 

SHA1IKK1) ZIJLKIQAR A U BIIUTTO, CAMPUS KMAIRPl It Milt'S 
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Itated: ay- 


Public Relation Officer 


f, 2016 2 i/!a* 





‘SAY NO TO CORRUPTION* 
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0243-9280314 



MEHRAN UNIVERSITY OF ENGINEERING A TECHNOLOGY, 

S1IA1IKIT) /JJLFIQAR AU BHUTTO, CAMPUS KIIAIKIT K MIR'S 

l.-niuii: pin iJmuolkhp L-du pk{02l3-‘l2K<>3t2-l3 l-ax: 0243-^2X01)2.’ fell 03i2-3WI(i5Klli 


Ref- 


Dated: i - 3- ft) -t 


Public Relation Officer DAWN FRIDAY JULY 15, 2016 



CORRIGENDUM 


In continuation to this 

0f Contractors " No, PD/MUET/KHPA319 

a^FT lh»°h 6 Pre -W*W0titiQn of Contractor 

at MU E IS ha heed Z.A Bhutto Campus, Khairpur Mir's 

h!f b # ! nform ^ d 10 the aFJ interested contractors that 
SUbmiSSi ° n and ° penin0 of biris is 

1. Last date for 

issuance of bids: 28-07-2016 up to 03:00pm 

2. Last date of 

submission of bids: 29-07-2016 up to 12:00pm 

3. Opening of bids: 29-07-2016 at 12:30pm 

All othertecms and conditions will remain same. 

Project Director 


Phone # 0243-9280314 



M EH RAN UNIVERSITY OF ENGINEERING A I ECHNOLOGY, 

SIIA1IKEI) ZIJLFIQAR A1J BIIUTTO, CAMPUS KIIA1RPI k MIK'S 

i.-mait: prim mueikhp.edu.pk (0243-92803 12-13. 1'a\: ()243-«S(KC.H - dl 03 3 2-391 No Kill 


Re I': 


u “" d:/ 4'- < 9 -^ 


Public Relation Officer 
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^£,03:00 ^^2016t]ifir2S 
wf£~ 12:00 ^J> 2016 Jy /29 
/ 12:30 *^2016^29 
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Phone #0243-9280314 
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ME H RAN UNIV ERSITY OF ENGINEERING & TECHNOLOGY, 

SIIA1IEKI) 7JLF1QAR ALI BHUTTO, CAMPUS KIIA1RPI R MIRVS 

1 -mitt! pm riinuciMip.t.’ittli.pk (02-13-^280312-13. l-u\ (I2 I.1-92WNI2.UV1I 0332-19l)(>?Nii| 




Public Relation Officer 


i i . 

? 2016 14 ^ 


* 




MEHRAN UNIVESRS1TY OF ENGINEERING AND TEC HM)lO(;\ , MIAHEE D 
Z.A BHUTTO CAM PI S KHA1KPCK MIK'S 


ATTENDANCE OF HIE PROCUREMENT COMMITTEE MEMBERS FOR 
OPENING OP TENDERS FOR PRE-QUALIFICATION OF CON 1 RAC 1 0KS VI 
Mill, SHAIIEED Z.A BHUTTO CAM PCS KHAIRPUR MIR’S, OPENED ON 2*) -07- 
2016 AT 12:30 P.M IN THE OFFICE OF PRO-VICE CHANCELLOR SECRETARIAT 
AT MEET, SHAIIEED Z.A BHUTTO CAMPUS KHAIRPUR MIR’S. 


E 

2 , 


4 . 


5 . 


Incharge Project Director 

MUET, Shaheed Z.A Bhutto Campus Khairpur Mil's. 

Mir Sajjad Hussain Pal pur 
Principal PITl/Gc L khairpur MirS 
External Member 

MrXijiulam Mujhtaba AbbasL 

lixectilive Engineer (Electrical). SALU Khairpur 

Mil’s External Member 


Divisional Forest Officer Khairpur 
External Member 

Mr. Ann Muhammad Phull 
Chairman. Civil I ngineering Depart mem 
MCI i Shaheed Z.A Bhutto Campus 
Khairpur Member 

Mr. Waqas Ahmed Channa 
Deputy Director Finance 
Member 


Mr Nav eed Alt tiro lit 
Assistant Engineer ( Electrical) 
Member Secretary, 



MEHRAN UNtVESRSITY OF ENGINEERING AM) TECHNOLOGY , 
SHAH FED Z.A Bl-H'ITO CAMELS KMA1R1H R MiR’S 


ATTENDANCE OF HIE COMIUCTOHS FOR PEEVING OK TENDERS I- OK 
ERE-(,H AKIKICATION OK CONTRACTORS A I MLET. SHAHEE1) Z.A UHL TI P 
CAMELS KHAIUEL K MIR’S. OPENED ON 29-07-21)16 AT 12:30 P.IM IN THE. OFFICE 
OF ERO-V1CE CHANCELLOR SECRETARIAT AT MEET, SHAHEE1) /.A liH I I I () 
CA M E Li S K 1 1 A l K E UK MIRVS. 


SrM 

Name of Contractor / Firm 

Signature 

1 . 

M/s Sliaheen Corporation Hyderabad 


2 

3 * 

M/s Jatoi & Company Larkana 


M/s Halouch Construction Co. Larkana 


4 t 

M/s Sika ndar Ali Khokhar Larkana 


5. 

6, 

M 's Tarique Hussain & Co, Larkana 

i&saSL&i 

1 

M s Kash i f Constructor Khairpur Mir's 


7 

M/s Sultan Mali mood & Company Karachi 


8. 

M/s Gul Traders Hyderabad 


9. 

M/s Om Parkasli M. Kimdnani Larkana 






IQ. 

M s G.A Electric Store Khairpur 


IK 

M/s R.M Associates Khairpur 



12, 

M/s 1 liree Star & Company Larkana 


13. 

M/s Saehal Sarmast Construction company Khairpur 


|\ ^ 

l\ v jj 

14. 

M/s Iqbal Malik & Co. Kotri 


15, 

M/s Rohm an Builder's Koiri 


if> 

M 's Rashid Ahmed Abbasi & Brother s l arkami 


17, 

M/s Shaikh Abdul Qayyum Sukkur 


t-8. 

M/s timer Jan & Compam Sukkur 


19, 

M/s Mahar Builders Hyderabad 




I 


20, 

M s Ali Akbar Brohi Karachi 


21 

M/s Rock Well enterprises Khairpur 


22* 

M's K.K Construction & Co, Karachi 


23, 

M/s Meliran Associates Karachi 


24. 

M/s Soomar Khan Mahar Shikarpur 

4-1 

25. 

M s W az* r A 1 i M ah a r Sukkur 


26. 

M/s AM & MJ Builders (Pvl) Ltd. Sukkur 


27. 

M s WSK3 €ompan> Karachi 


28. 

M/s H.W.B & Company Shikarpur 


29. 

M/s Saif Enterprises Shikarpur 



A? 


30. 

VI s Mazhar Enterprises Hyderabad 


31. 

M/s Damas Engineering Larkana 


32. 

M /s Ahsan Ahmed Sooinro Dadu 


33, 

M s I Jaseeb & 1 ah seen Associate Shaheed Bcnu/irabad 

d 


34, 

M/s Zahid Enterprises KJiairpur MirY 

o'ioca3t> llt> 



LIST OF BIDDING DOCUMENTS ISSUED / RECEIVED 


Name of Work: - Pre-qualification of Contractors at Ml JET, S ha heed Z« A 

Bhutto Campus Khairpur Mir's. 


SJ 

Bidding Documents Issued 

Bidding Documents Received 

E 

M/s Sh sheen Corporation Hyderabad 

M/s Shaheen Corporation Hyderabad 

2 . 

M/s Jatoi & Company Larkana 

M/s Jatoi. Si Company Larkana 

3, 

M/s Balouch Construction Co. Larkana 

M's Balouch Construction Co. Larkana 

4. 

M s Sikundur All Khokhar Larkana 

M/sSikandar All Khokhar Larkana 

5. 

M/s Tanque Hussain & Co, Larkana 

M/s Turiquc Hussain & Co. Larkana 

b. 

M/s Kashi 1' Constructor Khairpur Mir's 

M/s Kashi f Constructor Khairpur Mir's 

7, 

M/s Sultan M ah mood & Company Karachi 

M/s Sultan Mahmuod & Company Karachi 

8. 

M/s Gut T raders Hyderabad 

M/s Gul 1 raders Hyderabad 

9. 

M/s Om Park ash M. Kundnani Larkana 

M/s Om Parkash M. Kundnani Larkana 

10. 

M/s G.A Electric Store Khairpur 

M/s G.A Electric Store Khairpur 

11. 

M/s R.M Associates Khairpur 

M/s R.M Associates Khairpur 

12. 

M/s Three Star & Company Larkana 

M/s Three Star & Company Larkana 

13. 

M/s Sacha! Sarmast Construction company 
Khairpur 

M/s Sac ha 1 Sannast Construction company Khairpur 

IT 

M/s Iqbal Malik & Co. Kotri 

M/s Iqbal Malik & Co. Kotri 

15. 

M/s Rehrnan Builder's Kotri 

M s Re h man Builders Kotri 

16, 

M/s Rashid Ahmed Abbas! & Brother's 
Larkana 

M/s Rashid Ahmed Abbasi & Brother's Larkana 

17. 

M/s Shaikh Abdul Qayyum Sukkur 

M/s Shaikh Abdul Qayyum Sukkur 

18. 

M/s U mer Jan & Company Sukkur 

M/s timer Jan & Company Sukkur 

19, 

M/s Mahar Builders Hyderabad 

M/s Mahar Builders 1 lyderubad 

20, 

M/s A 13 Akbar Broil i Karachi 

Not participated 

2J. 

M/s Rock Welt Enterprises Khairpur 

M/s Rock Well Enterprises Khairpur 

22. 

M/s R,K Construction A Co. Karachi 

M/s K.K Construction & Co. Karachi 

23. 

M/s Mehrun Associates Karachi 

M/s M eh ran Associates Karuchs 

24. 

M s Soomar Khan Mahar Shikarpur 

M/s Soomar Khan Mahar Shikarpur 

25. 

M/s W'a/irAh Mahar Sukkur 

M/s Wazir All Mahar Sukkur 

26. 

M s AM & MJ Builders (Pvt) Ltd. Sukkur 

M/s AM & MJ Builders (Pvt) Ltd. Sukkur 

27, 

M/s WSEC3 Company Karachi 

M/s W SK3 t 'o m pun v K a rac h i 

28, 

M/ si-l.W.B & C om puny Shi ka rpur 

M/s H.W.R & Company Shikarpur 

29. 

M/s Saif E nt erpr ises Shikar pur 

M/s Suit Enterprises Shikarpur 

30. 

M/ s M az ha r E merpri ses H y d erabad 

M/s Ma/har Enterprises Hyderabad 

31. 

M/s. Da mas Engineering Larkunu 

M s Damas Engineering Larkana 

32. 

M 's Ahstfn Ahmed Soomro Dadu 

Ms Ah sun Ahmed Soomro Dadu 

33. 

M/ s 1 la seeb A: J a h see n A sstn; i ai e Shy heed 
Bena/imbad 

M/s Haseeb rah seen Associate Shaheed 

Bena/Erabad 

34. 

M s Zahid Enterprises Khairpur Mil 's, 

M/s Zahid Enterprises Khairpur Mir's. 



MEHRAN UNIVERSITY OE ENGINEERING AM) TECHNOLOGY. SHAHEEO ZA 
BHUTTO CAMPUS KHAIRPUR YHK'S. 


MINUTES Ol THE 2 IU| MEETING OK PROCUREMENT (OMMI t lU; l OK PKE 
U1AUR(A I ION CONTRACTORS XI Mill, SHAHEED Z.A BHLIIO CAMPUS 
KHAIRPUR MIR S HELD ON ti7.H).2Ulfe A I UKM\ V.M IN THE OEEICE OF PROJECT 
DIRECTOR AT MUET, S11A1IEE1) Z.A BHUTTO CAMPUS KHAIRPUR MIR S. 


The Meeting of Procurement Committee for Pre-Qualification of Contractors at MUL I . Shaheed Z.A 
Bhutto Campus Khairpur Mir's, was held on 07.10.2016 at 10.30 a.m in the office of Project Director 
ai MUF L Shaheed /.A Bhutto Campus Khairpur Mirs. 


I 1 he Project Director 

MUL L Shaheed Z.A Bhutto 
Campus Khairpur Mir r s 

2. Engr. Mir Sajjad Hussain Talpur 
Principal PTTL Gt I Khairpur Mir's 

3. Krtgr Atta Muhammad Phuf 
(. hail man Civil Lugg. Depil 
Ml LI. SZAB Campus Khairpur 

4. Mr, Ghulam Mujtaba Abbasj 
Executive Engineer (Electrical) 

SALT J. Khairpur Mir's. 

5. Mr.Maqsood Ahmed Mem on 
Divisional I ores t Officer Khairpur Mil's 

6 * M r. W aq as A I i C ban na M eni her 

Deputy Director finance 

7. Engr. Naveed Ali Brohi Secretary f Member 

Assistant Engineer ( I fcetrieal) 

MU I I . SZAB Campus Khairpur 

Ihe meeting started with the name ol Almightv Allah. Afterwards. Project Director welcomed the 
participants and thanked them for attending the meeting 

Laterom the agenda was discussed and following recommendations were made as under: 


Convenor 


External Member 


Member 


External Member 


External Member 



ITEM NO. 01 EVALUATION AND FINALIZING OF PREUUAL1HC A HON 

DOCUMENTS FOR P K E OU ALI FI C AT I ON OF CONTRACTORS OF 
MILL SHAHEED Z-A BHUTTQ CAMPUS KflAIKPUK MIR S, IN THE 
LIGHT OF EVALUATION REPORT MADE BY M/S RC C CONSULTANT 
HYDERABAD 


The Project Director informed to the committee that the applications for Pre-qualification of 
contractors were i nvited vide this office Nil. No PD/M L El Kl I IV- 3 1 9 Dated 30-06-20 1 6 & 
Corrigendum No.PD/MUET/KHP/-327 dated: 17-07-2016 to gel the contractors Pre-qualified in 
accordance to SPPRA Rules 2010 and amended 2013 for execution and implementation of 
development schemes of this campus namely: L Development of New Infrastructure and Ollier 
Essential Facilities Required for Establishment of MUCET, Khairpur Mir’s, 2. Development of 
Remaining Essential Facilities Required for Establishment of Mchran University College Of 
engineering and technology, Khairpur Mir’s and 3* Essential Needs for Strengthening and 
Development of Mehran University of Engineering & Technology, Shaheed ZA Bhutto Campus 
Khairpur Mir\ which was hoisted on websites of SPPRA and MUET, Shaheed Z.A Bhutto Campus 
Khairpur as well and published in leading three Newspapers on different dates* On this bidding 
documents were issued to interested firms* Overall thirty three firms submitted the bids and the bids 
received from contractors and same were opened by the procurement committee in the 1 st meeting held 
on 29-07-2016 al 12.30 PM in the presence of intending contractors and then documents were 
forwarded to M/s RCC Consultants Hyderabad tor scrutinizing and evaluation of the pre-qualification 
document as per SPPRA Rules 2010 and amended 2013. M/s RCC Consultant Hyderabad has 
submitted the detailed Pre-Qualification Evaluating Report vide letter No,RCC/MUETV9l9l/l6 
daied:06. 10.2016 and same was placed before the committee for discussion. 


fhe Committee members gone through the report and held detailed discussion on the submitted pre- 
qualification evaluation report prepared by M/s RCC Consultants* Hyderabad. 

Decision: 

After at length discussion, the procurement committee unanimously recommended the approval of 
proposed pre-qualification report made by M/s RCC Consultants I lyderabad as per SPPRA Rules 2010 
and amended 2013* According to which 30 firms out of 33 were recommended as per their class / 
category applied for pre-qualification for execution of Projects / works under above mentioned 
approved schemes at V1UET, Shaheed Z.A Bhutto Campus Khairpur Mil 's. 


The meeting ended with the vote of thanks to and from the Chair. 



Engr. Mir Sajjadl ftossain Jaipur 
Principal PTH. til I Khairpur Mir’s 
i x tern a I Member 







L i” r Ana MuhainiTmd Phull 
C Uiirrmu Civil Engg, Depu 
Mill I . S/.AB Campus 
Khatqiur, Member 


M r* G h u Lii n M ujta ba A b has i 
Executive Engineer (Electrical} 
SALU, Khairpur Mil’s. 
External Member 
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Engr. NaVUSE! AN Bmhi 
Assistant I- ngineer (Electrical) 
MLJE Campus Khairpur ML JET, S/AH Campus Khairpur 

Member Secretary / Member 




Project Director 
MUET, Shaheed Z.A Bhutto 
C'.utipu':. Khairpur Mir’s Convenor 
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FIST OF PUE-QUAL1FIED & BIS QUALIFIED CON'J'R ACTORS AT MUET SHAH EE D L. A 

BHUTTO CAMPUS KIIAIKPUR MI It'S, 


S. No 


Contractors / Firms 


Categories of ihe work 


Remarks 

- Category-0 1 (Small Works from 4 
Million to 20 Million) C-6 

- Category 02 (Medium Works from 20 
Millions to 50 Millions) C-5 

- Category 03 large Works 40 .Million to 
150 Million) C-4 

Aggregarie Qualifying Score 

- Category 01 is 60% 

Category 02 is 65% 

- Category 03 is 75% 


Category-01 (Small Works From 4 Million t 

o 20 Million) C-6 Qualifying Marks 

Minimum 60% 

I 

M/s G,A Electric Store 
C-6 License No: 45876 C 20 1 6 > 

A- Civil Works ■ Buildings 

Qualified tor Electrical Works only 

H 1 \tcmaJ Development 

C- Electrical Works 

2 

M'S Ahsan Ahmed Suomro 
C-6 License No: 34995 92016} 

A - Civil Works Bui [dings 

Quali lied Ibr Building Works only 

13- External Development 

C- Electrical Works 

3 

M/s M azh a r E n lerpri ses 
C-6 License No:l 1645 (2016) 

A - C iv;] Works / Buildings 

Qualified Ibr Building Works only 

B- External Development 

C- Electrical Works 

( aiegor>-02 ( Medium \V orks from 20 Millions to 50 Millions) C-5 Qualifying Marks Minimum 65% 

I 

M/s Soomar Khan M altar 
C-5 License No: 11376 (2016) 

V Civil Works / Bui [dings 

Quali lied for Buildings und External 
Development W orks 

B- External Development 

C- Electrical Works 

2 

M/s Sacha I Sarmast Construction 
Company t -5 License No:9232 (2016) 

A- Civil Works / Buildings 

Quuii lied for Buildings Works only 

11- i xiemat Development 

C - Electrical Works 

3 

M h R«M Associate 

C-5 License No: 126 13 (2016) 

A- Civil Works Buildings 

Qua U 11 ed for B u i I d i ngs and External 
Development Works 

R- External Development 

C- I lectricttl Works 

4 

M/s CiuJ Traders 

C-5 License No: 9532 (2016) 

A- C ivil Works / Buildings 

Quaii lied for Building and Electrical works 

B- External Development 

C - Electrical Works 
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S. No 


Contractors / Firms 


Categories of the n ork 


Remarks 

- Category -01 (Small Works from 4 
Million to 20 Million) C-6 

- Category t)2 {Medium Works from 20 
Millions to 50 Millions) C-5 

- Category 03 large Works 40 Million to 
150 Million) ( -4 

Aggrcgarte Qualifying Score 

- Category 01 is 00% 

Category 02 is 65% 

- Category 03 is 75% 


C ategory 03 large Works 40 Million to 150 Million) C-4 Qualifying Marks Minimum 75% 


M s Baloeh Construction Company 
f ‘-4 Category t i cense No:7980 1 20 1 6 ) 


A- Civil Works Buildings 


B- External Development 


C- Electrical Works 


Qualified for External Development Works 
only 


M/s Saif Enterprises 
C-4 License No:S577 (2016) 


A- Civil Works / Buildings 


B- External Development 


C- Electrical Works 


Qualified for Electrical and External 
Dev elopmem Works 


Ms Sultan M ah mood Jt Co 
C-A License No: 0007 1 (2016) 


A- Civil Works Buildings 


ft- 1 sternal Development 


C- Electrical Works 


Qualified for Buildings and external 
Development Works 


M/s ELK Construction Company 
C-2 License No:0l287 (2016) 


A- Civil Works /Buildings 


B- External Development 


C- Electrical Works 


Quali tied tor external Development Works 
only 


M/s Da mas Engineering 
C-3 License No:04789 (2016) 


A- Civil Works i BuiJdin 


B- External Development 


C- Electrical W orks 


Qualified for Buildings and external 
Dev elopmem Works 


M s Rock Well Enterprises 
C-4 License No :03 88 5 (2015) 


A- Civil Works Buildings 


B- Externa) Development 


Qualified for Buildings Works only 


C- Electrical Works 


M/s HWB & Company 
C-3 License No:502 1 (2016) 


A- Civil Works / Buildings 


B- External Development 


C- Electrical Works 


Disqualified, 

Audit Sheets not found 
No similar nature of work in hand 


M 's Three Star Construct ionCompany 
C-4 License No:30l i (2016) 


A- Civil Works Buildings 


Li- External Development 


C- Electrical Works 


Quali tied for Buildings and external 
Development W orks 


M s Slkandar Alt Khokhar 
C-3 License No:40l8 (2016) 


A- Civil Works - Buildings 


B- External Development 


C- Electrical Works 


Qualified for Buildings and External 
Development Works 


A* Civil Works / Buildings 


It) 


M s Rehman Builders 
C-J Li cense No : 1 02 3 ( 2(1 1 6 ) 


B“ External Development 


C- Electrical Works 


Qualified (Conditionally) Ibr Building, 
External Development W'orks, While 
keeping in view the previous record of 
development works-projects of the* MS 
here at campus, he w ill have to produce a 
special surety Bond if he wins any contract 
in future. 


H 


M/s Jatol & Company 
C-3 License No;4650 (2016) 


A- Civil Works Buildings 


B- Externa! Development 


i - Electrical Works 


Quali lied for Buildings & external 
Development Works 



No 

Contractors / Firms 

Categories of the work 

Remarks 

- Cute gory -01 (Small Works from 4 
Million to 20 Million) C -6 

- Category 02 (Medium Works from 20 
Millions to 50 Millions) C-5 

- Category 03 large Works 40 Million to 
150 Million) C-4 

Aggregarte Qualifying Score 

- Category 01 is 60% 

Category 02 is 65% 

- Category 03 is 75% 

12 

M s Shaikh Abdul Qayuom 
C-3 License No;2QI8 (2QI6) 

A- Civil Works Buildings 

Qualified for Building & External 
Development Works 

B- External Development 

t - Electrical Works 

13 

M/s Tarique 1 lussaln & Co 
C-3 License 4349 (2016) 

A- Civil Works / Buildings 

Qua! i lied for External Development works 
on 1) 

B- External Development 

C- Electrical Works 

(-1 

M/s Kashi i’C'on si rclors 
C-2 license 1525 (2016) 

A- Civil Works Buildings 

Q uu lifted lor Building. E \Lernu 1 
Developments and Electrical works 

H- External Development 

C- Electrical Works 

15 

M/s Shahcen Corporation 
C-3 License No3m (2016) 

A- Civil Works / Buildings 

Disqualified, 

B- External Development 

C- Electrical Works 

lb 

M/s Iqbal Malik & Co 
C-2 License No:0U852 (20 16) 

A- Civil Works / Buildings 

Qualified for Building works only 

13- External Development 

C- Electrical Works 

17 

M/s Muhar Builders 
C-3 License Ni>:4730 (2016) 

A- Civil Works / Buildings 

Qualified for B li i Id i ng and External 
Development Works 

13- External Development 

C- Electrical Works 

IS 

M/s l hncr Jan & Co 
C-A l icense No: 160 (2016) 

A -Civil W orks / B u \ 1 d i n gs 

Qualified lor Building and External 
Development Works 

B- External Development 

C- Electrical Works 


M/S OM Parkush 

C-3 License No: 5004 (20)6) 

A- Civil Works Buildings 

Qualified for Buildings. External 
Development & Electrical Works 

B- External Development 

C- Electrical Works 

20 

M/s WSKI3 & Company 
C-l License No: 1115 (2016) 

A- Civil Works / Buildings 

Qualified lor Building and external 
Development works 

B- External Development 

C- Electrical Works 

21 

M’s Hasseh & 1 ahsecn 
C-4 License No:77IS (20161 

A- Civil Works • Buildings 

Qualified for Building and external 
Development works 

B- External Development 

C- Electrical Works 



S. Mo 

Contractors / Firms 

Categories of 1 he work 

Remarks 

- Category-!) 1 (Small Works from 4 
Million to 20 Million) C-6 

- Category 02 (Medium Works from 20 
Millions to 50 Millions} t-5 

- Category 03 large Works 40 Million to 
ISO Million) C-4 

Aggregarte Qualifying Score 

- Category 01 is 60% 

Category 02 is 65% 

- Category 03 is 75% 

n 

M/s A M & M J Builders 
C-2 License No: 1563 (2016) 

A- Civil Works / Buildings 

Qua! i lied fur Building and external 
Development works 

B- External Development 

C- Electrical Works 

25 

M/s Zahid Enterprises 
( No PEC Certificate is attached) 

A- Civil Works / Buildings 

Disqualified* 

B- External Development 

C- Electrical Works 

24 

M/s Wa^ir Ahmed AM Mahar 
C-4 License No:6887 (20)6) 

A- Civil Works / Buildings 

Quiitl tiled ior Buddings and External 
1 Jev e \ o pmemn t Works 

B- External Development 

C- Electrical Works 

25 

M/s Rashid Ahmed 
c-4 License 81^0 (2016) 

A- Civil Works ' Buildings 

Q ual i fled tor Building \u >rk s on K 

B- External Development 

( - Electrical Works 

26 

M s Mehran Asseiaies 
C-4 License No:06794 (2016) 

A- Civil Works Buildings 

Qualified lor Buildings and External 
Development works 

B- External Development 

C- Electrical Works 



iCngrvMir Snjjatl 1 1 

Principal, PT'n/CiTG,Khairpur Mir's 
External Member 




Mr, VUsi Muluilmrmin Phtill 

Chairman 

Civil Engineering Department 
MULT, SZAB Campus Klnnrpur Mir's 
Member 



Engr.Sitjjai.1 Himiiin Mtmun 

Project Director 

MUL L SZAB Campus Khuirpur Mir's 
Convenor 


A - 


Mr.Ciuibim Mujialii \bbavi 

Executive Engineer (Electrical) 
SALU, fChairpur Mir's 
External Member 



Assi sun t Eng t neer 1 1 . teet ricai } 

M t 1 1 I. SZAB Campus Khairpur Mir's 


Secretarv Member 
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